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Message Text 



UNCLASSIFIED 

PAGE 01 MOSCOW 09405 081608Z 
51 

ACTION EUR-25 

INFO OCT-01 ADP-00 FBO-01 EB-11 COME-OO L-03 M-03 A-01 

ABF-01 SS-15 RSR-01 RSC-01 /063 W 

036684 

R 081530Z AUG 73 
FM AMEMBASSY MOSCOW 
TO SECSTATE WASHDC 987 

UNCLAS MOSCOW 9405 

E.O. 11652: N/A 

TAGS: ABLE, AFSP, ETRD, UR 

SUBJ: DESIGN, RECONFIGURATION COMMERCIAL OFFICE SPACE 
REF: MOSCOW 9356 

1. EMBASSY HAD FOLLOWING IN MIND FOR RECONFIGURATION, AND DECORA- 
TION OF COMMERCIAL OFFICE. 

3. EMBASSY HAS CONTACTED VIENNA ARCHITECT DR. SEPP FRANK WHO WAS 
INVOLVED DESIGN/DECORATION EAST- WEST TRADE CENTER, VIENNA. 

DR. FRANK WILLING COME TO MOSCOW FOR INSPECTION AND TO PROVIDE 
SKETCHES BASED ON EMBASSY NEEDS. DR. FRANK WOULD THEN PREPARE 
SPECIFICATIONS FOR BIDDERS, SUPERVISE BIDDING PROCESS, AND SUPERVISE 
CONSTRUCTION. FEE FOR MOSCOW VISIT APPROXIMATELY $ 120/DAY, PLUS 
TRANSPORTATION AND PER DIEM 

ARCHITECTS FEE FOR PROJECT SET BY AUSTRIAN LAW AT 12.4PCT. FOR TOTAL 
JOB. 

3. IF DEPARTMENT IN CONSULTATION WITH COMMERCE DEPARTMENT DESIRES 
SEND ARCHITECT/DESIGNER MOSCOW, DR. FRANK COULD BE HERE ANYTIME 
AFTER AUGUST 15. 

4. EMBASSY ENVISAGES CLEAN, SIMPLE INTERIOR LINES AND PLANS 
FOLLOWING WORK FOR INTERIOR: 

A. PARTITION TO PROVIDE AUDITORIUM FOR C.100 PERSONS. 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 MOSCOW 09405 081608Z 

B. PARTITIONS TO PROVIDE FOR 5 OFFICES. 
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C. INSTALLATION OF SUSPENDED ACOUSTIC CEILING. 

D. INSTALLATION OF BUILT-IN BOOK SHELVES FOR COMMERCIAL 
LIBRARY. 

E. INSTALLATION OF COFFEE BAR. 

F. PROVIDE BUILT-IN AUDIO-VISUAL EQUIPMENT. 

5. FURNITURE FOR OFFICES TO BE PROCURED FROM KNOLL INTERNATIONAL 
EUROPEAN DISTRIBUTORS TO INSURE QUICK DELIVERY. AUDITORIUM CHAIRS 
TO BE PURCHASED FROM G.F. BUSINESS EQUIPMENT UNDER GSA CONTRACT. 
DUBS 



UNCLASSIFIED 



NNN 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 08 AUG 1973 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973MOSCOW09405 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: MOSCOW 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t1 9730851 /aaaableu. tel 

Line Count: 75 
Locator: TEXT ON-LINE 
Office: ACTION EUR 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 73 MOSCOW 9356 
Review Action: RELEASED, APPROVED 
Review Authority: boyleja 
Review Comment: n/a 
Review Content Flags: 

Review Date: 07 SEP 2001 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <07-Sep-2001 by reddocgw>; APPROVED <04 MAR 2002 by boyleja> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: DESIGN. RECONFIGURATION COMMERCIAL OFFICE SPACE 
TAGS: AFSP, ETRD, UR 
To: STATE 
Type: TE 
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